1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

29 

30 

31 

32 


BILL NO. S-79-07- 


SPECIAL ORDINANCE NO. S-_ /-? Tz. Z2. 

AM ORDINANCE approving Change Order No. 1, 

Street Light Improvement Resolution No. 

134-78 in connection with Victoria Park 
Addition Ornamental Street Lighting Project. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 

INDIANA: 

SECTION 1. That Change Order No. 1, Street Light Improvement 

Resolution No. 134-78, to T & F Construction Corporation, in connection with 

Victoria Park Addition Ornamental Street Lighting Project, for: 

the addition of one more street light installation 
in order to avoid utility conflicts for proper instal¬ 
lation and location of street light underground 
conductor, 

in the amount of $236.30, as set out in the specifications, is hereby 
in all things ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force and effect 
from and after its passage and approval by the Mayor. 



APPROVED AS TO 



William N. Salin, City Attorney 














Read the first time in full and on motion by _ 


(3>x,c/yr^> 


, seconded by 


Committee on 


and duly adopted, read" the second time by title and referred to the 
(and-^ fch e City Plri T rCuir tfs-sdon for 


ana auiy aaoptea, rear 


recommendfititm^ Hearing to beTheld after due legal notice, at the~Council Chambers, 

City-CoPntjriluTlding, Port Wayne, Indiana, on 
of 


the 


day 






Read the third time in full and on motion by 

seconded by _ 0 ■ j^ , and duly adopted, placed on its passage. 

PASSED (L$S¥ r ) by the following vote: 


AYES 


TOTAL VOTES 

BURNS 

HINGA 

HUNTER 


NAYS 

o 


ABSTAINED 


ABSENT 


K 


K 


-2C- 


MOSES 

MUCKOLS 


K 




SCHMIDT, D. 

SCHMIDT, V. 

STIER 
TALARICO 


X- 


-^v 


A' 


DATE: 


7 


CITY, CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 

(ZO » H/Y P-)- (GEN ' Eftffl r ) -(fflWBWHGN) (SPECIAL) (AP PROPRIATION)^ ORDINANCE 

(RESOtWON) No.Xl/^lZ^on the of , 1 9 





PRESIDING OFFICER 


/'Presen^s^ me to the Mayor of .the City of Fort Wayne, Indiana, on the 



, 19 77 at the hour of cloc k /y^i ’-; E.S.T. 

CITY CLERK 


Approved and signed by me this <=3!^- _da,y of 
at the hour of __ _o'clock 



, 19 21 _ 































































































S-79-07-18 


REPORT OF THE COMMITTEE ON CxTY UTILITi.ES 
City utilities to whom was rstarred an Ordinance 


approving Change Order No. 1, Street Light Improvement Resolution 
No. 134-78 in connection with Victoria Park Addition Ornamental 
Street Lighting Project 


































CHANGE ORDER 


44^ 

Change Order No . 
Project Mo- 
Name of Project 


#1 


Victoria Park Addition 


Tot 


T £ F Construction Corporation 

(Contractor) 


Resolution No. 134-78 _ 

Board Order No. 22-77 

Date "6711773- ' 


Gentlemen: 

You are hereby requested to comply with the following changes from the contract plans and 
specifications: _ 


Item 

No. 

Ouantitv 

Descriotion of Chanqe 

Unit Price 

Chanqe in Contract Price 

Material' 

Decrease 

Increase 

1 

1 ea. 

Install 16* blk.' Aluminum 

Embedded Pole 

$60.00 


$60.00 . 

2 

1 ea. 

Install TC 10 OR Luminaire and 

Lamp 

$30.00 


$30.00 

3 

26.6L.F. 

Bore or push 1 1/2" p.v.c. tubing under 

streets, drives,trees, etc... 

$ 5.50 


5146.30 



i 

! 





; 



Total Decrease 

. Total Increase 




5236.30 


5236.30 


A he sum of $236.30 ___ is YiBxsby (added to) (d odw e t - ed fro m ) the total contract 

price, and the final contract price shall be adjusted as follows: 


Original Contract Price 


Current Contract Price Adjusted by Previous Change Order $_ 
New Contract Price Including this Change Order $_ 


$ 14,069.80 


14,306.10 


The time provided for completion in the contract for this project is (unchanged) 

(deere-e-sed) by -0- _ calendar days due to this Change Order. The date for complet 

of all work shall be June 8. 1979 _- Furthermore, this document shall become an 

amendment to the contract and all provisions of the contract shall apply hereto. 


Recommended by: 
Accepted 
Approved by? 
Approved by: 




i by: _ 


(Chief 


Engineer) Date 4 -//-/? 






(Contractor) Date ^ 7 *7 

(City Engineer) Date ; ti/zp/7 *7 


(Owner) Date 


Attested by: 




thsi 


7J7 
















































Change Order No- ^ 

• . Resolution No- , r 134-78~ 

Board Order No- 7.2-11 


REQUEST AND JUSTIFICATION FOR CHANGH 


Necessity for change: To avoid utility conflicts for the proper installation and 

location of our underground conductor. 


2. Will proposed change alter size of the project? Yes x No __ 

If yes, explain: It will increase the project by one (1) additional street light 
installation. 


3. Affect on operation and maintenance cost of this project: Increase enerpv 
by 100 watts or.total increase of 400 KWH per year. 


RAX (L 


Engineer 































l/ 

TITLE OF ORDINANCE SPECIAL ORDINANCE - CHANGE ORDER NO. 1 - ST. LIGHT RES. NO. 134-78 - VICTORIA PK 


DEPARTMENT REQUESTING ORDINANCE _ 


BOARD OF PUBLIC WORKS 


SYNOPSIS OF ORDINANCE CHANGE ORDER NO. 1, VICTORIA PARK ADDITION ORNAMENTAL STREET LIGHTING 
PROJECT, STREET LIGHT IMPROVEMENT RESOLUTION NO. 134-78, T & F CONSTRUCTION CORPORATION, 

CONTRACTOR FOR PROJECT. THIS INVOLVES THE ADDITION OF ONE MORE STREET LIGHT INSTALLATION 

IN ORDER TO AVOID UTILITY CONFLICTS FOR PROPER INSTALLATION AND LOCATION OF STREET LIGHT 
UNDERGROUND CONDUCTOR. 


(CHANGE ORDER ATTACHED) 


TOTAL REVISED CONTRACT PRICE INCLUDING THIS CHANGE ORDER $14,306.10 


EFFECT OF PASSAGE AVOID UTILITY CONFLICT 


EFFECT OF NON-PASSAGE LOCATION OF UNDERGROUND CONDUCTOR MIGHT CONFLICT WITH ANOTHER UTILITY AT 
SAME LOCATION . • 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $236.30 FROM PROPERTY OWNERS THROUGH 
BARRETT BONDING 


ASSIGNED TO COMMITTEE 






























